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BILL NO. S-85-12= os 


SPECIAL ORDINANCE NO. S- 0 LAO 
AN ORDINANCE approving Change Order 
No. 2 and FINAL for Winchester Road 
Sanitary Sewer Improvement - Res. 
404-1984, with All Star Construction 
and Excavating, Inc., in connection 
with the Board of Public Works and 
Safety of the City of Fort Wayne, 
Indiana. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 2 and FINAL for Win- 
chester Road Sanitary Sewer Improvement - Res. 404-1984, with All 
Star Construction and Excavating, Inc., in connection with the 
Board of Public Works and Safety, for: 

Change Order #2 and FINAL is a final 

closeout change order. Certain items 

have been increased or decreased based 

on the final measurements; 
involving a net increase of Two Hundred Sixty-Two and 44/100 
Dollars ($262.44), all as more particularly set forth in the 
specifications, and which is on file with the Office of the Board 
of Public Works and Safety and is by reference incorporated 
herein, made a part hereof and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 











Read the first time. in full and on motion by 


pains Tea Deere, ee 
seconded’ by , and duly adopted, read tne second time 
by title and referred to the Committee (and the Cit: 


Plan Conmission fcr ‘recommendaticn) and.Public Hearing to ge held after 
due. legal netice,.at the Council Chambers, City-County Building; Fort: Wayn: 
Indiana, on 7 the day of 

Fae ws pote ONELOEK Ak o Peat) Hees 


DATE: EE et Re | NAAT? “Sep T oe oe elle ees Ae 
SANDRA tE KENNEDY, CITY CLERK 
iee 2 
Read the thiy time in full and on motion by [Deen 22 


r 























seconded by 2 Laga? , and duly adopted, placed on its 
passage. PASSED (eS?) by the following vote: 
AYES NAYS ABSTAINED ABSENT £TO-WIT: 
TOTAL VOTES TE -aaz r 
BRADBURY G CN 
BURNS c no 
EISBART e Re 
GiaQUINTA ee fa 
HENRY eo ae 
REDD on all eae 
SCHMIDT ee ce eget £_— 
STIER re. a 
TALARICO a ee 
DATE: A hem K b 
SANDRA E. KENNEDY, CITY CYERK 
Passed and adopted by the Common Council of the City of Fort 
Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) sees 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. PES he fE 
on the “SLL day of Sz otet tte | e. £5 HE 5 





dahi E EN ME 


SANDRA E. KENNEDY, CITY CLER PRESIDING OFFICER 





Presented by me to the Mayor É) the City of Fort Wayne, Indiana, 
= 





on the ees day of geef i W ee 
A > WE a 
at the hour of E LD) o'clock ý 


Approved and signed by me this 
pee a : 
19 CG, at the hour of (2 te o'clock © sMo gic oc. 


ln hg , \ 
WIN MOSES, JR., MAYOR 


CHANGE ORDER 


Change Order No._ 2 and Final Reso litica He. 404-1984 
Project No. Board Order No.89-1984 
Name of Project Winchester  Winthester: koad Sa Sanitary Sewer Date: 5 December 1985 
To: ALL STAR CONSTRUCTION AND EXCAVATING 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 
















LT Description of Change + Besexiation of Change — Change in Contract Price 
CONE Be roro oie 


SEE ATTACHED SHEBT 





Total Decrease 





Total Increase 


Net (Deepeasex(Increase) Contract Price 


The sum of S 262.44 | Oe ay hereby (added to) (exkxexxi from) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price 74,053.55 
Current Contract Price Adjusted by Previous Change Order 


New Contract Price including this Change Order 82,402.44 


$ 82,664.88 


The time provided for completion in the contract for this project is (unchanged) imowverneed) 


(dexnaasxead) by _-0- calendar days due to this Change Order. The date for completion 
“ofall work shall be _31 October 1985 - Furthermore, this document shall become an 


amendment to the contract and all provisions of the contract shall apply hereto. 
Fe et oa Date “/2//o/ fF 


Date HALOJ E = 


Approved by: City Engineer Date 7/2/70 / ES 


7 > 
approved OX Sarat Fi omer vate_/8/) RI 


Zr OU AF 
ci 


ETT OS T DPED Oe eg OY 






Recommended by: Chief Engineer 





Accepted by: Contractor 


ATTACHMENT TO CHANGE ORDER 


Winchester Road Sanitary Sewer Extension - Page 2 


; Description of Change Change in Contract Price 
Quantity Description Unit Price Decrease Increase 





PTEE A ae ae a I E a 
| 22.30 m | 10" veep serengen aspar f 

oie EE ee ee ae 
| | 
SAF GAO We “IN 
Tar IO ae 
pO ea eg aa de al 
bouk es SO ae Ee ee 
Pare ee TE a oTa 
TO TE “aaa 6 a 8 
eg, Oe 5, ae a oe 
E ae SR ee a 
Total Decrease TEER 

Total Increase EET 1,599.74 

Net (Decreases) (Increase) Contract Price Fe ae 262.44 


i; ; Change Order No. 2 and Final 


Resolution No. 404-1984 
Board Order No. 89-84 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change This is a final close out change order. Certain 





items have been increased or decreased based on the final measurements. 




















Will proposed change alter size of the project: Yes No X 





If yes, explain 








Affect on operation and maintenance cost of this project: 


None 











hoa diia. 


Project Engineer 





WOT” 
Admn. Appr. 


TITLE OF ORDINANCE Change Order #2 and FINAL for Winchester Road Sanitary Sewer Improve- 
l i i ent, 
ts tiny 


SYNOPSIS OF ORDINANCE Change Order #2 and Final is a final close out change order. 






DEPARTMENT REQUESTING ORDINANCE Board ‘of Public Works & Safety x 


Certain items have been increased or decreased based on the final measurements. 


All Star Construction & Excavating is the contractor. 


EFFECT OF PASSAGE To facilitate completion of project. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $262.44 


ASSIGNED TO COMMITTEE 







BILL NOs <S$-85-12-45 


REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE ON CITY UTILITIES i TO WHOM WAS 
Rie ea a E gs A A 


REFERRED AN (ORDINANCE) ( RESUKKUIAXAYX AN ORDINANCE approving Change 


Order No. 2 and FINAL for Winchester Road Sanitary Sewer Improvement - 
Res. 404-1984, with All Star Construction and Excavating, Inc., in 
connection with the Board of Public Works and Safety of the City of 


Fort Wayne, Indiana. 


E E MOS ne ERAGE, a aE E ANETE e eae ARIS ole De, SES Ne 


HAVE HAD SAID (ORDINANCE) (RESOLUTION) UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOLUTION) 
YES aS NO 


AUL M. BURNS 
HAIRMAN 








THOMAS C. HENRY ; 
; CHAIRMAN 


JAMES S. STIER 





GiaQUINTA 





SANDRA E. KENNEDY 
CITYS CLERK 


